Initial/ 
Date (YYIMMIDD) 
Resp 
Reqd 
Distribution 


ADRYeslNo: 
Created By: 
Checked By: 


ENGINEERING 
CHANGE 
NOTICE 
DART AEROSPACE 
LTD 


13.09.19 
Job No.: 
0350-567 


Vertical Reference Window Installations 


Date: 
Product No.: 


Product Name: 


Distribution 
Reqd 
Resp 
Initial I 
Date (YYIMM/DD) 
Director of Operations 
Y 
NF 
Production Manager / Coord. 
Y 
LUMF 
Purchasing Coord. 
N 
CL 
Production Engineering Coord. 
DD/JLM 
Production Engineering Coord. 
N 
DL 
Customer Order Processing 
N 
RMICA 


Reason for Change~ 


! Prevent 03212-1 F!06r Window cracking on installation per NCR 13-2731, ad.ust clari 
of figures for DSI9590 Rev. C per CIR 13-14 
l, 
.__ 
.-~-- 


Documents 
Affected: 


D35~-567 Rev. E, ICA-D350-567 Re: 
2, DSI 9590 Rev. 0 
~ 
~03 ( 
. o?--'? 


.-Ol~ 
-117- 


PAPERWORK 
UPDATE m 
PARTS MUST COMPLY 0 
PREVIOUS PARTS SATISFACTORY 0 


# 
Quality Assurance Actions 


1 
Notify Previous Customers 


2 
Notify Eurocopter France 
3 


Reqd 
Resp 


N 


N 


Notes 
Complete 


# 
Engineering 
Actions 
4 
Required Documents/Drawings Under Review 
5 
Update Master Document List (MOL) 
6 
Update Product Compatability Matrix 
7 
Create Eurocopter Form (FEE) 
8 
Notify TC / FAA of Change 
9 


Reqd 
Resp 
Notes 
N 
Y 
VS 
MDL-D350-567 Rev. K 
N 


N 


N 


# 
Document Control Actions 
Reqd 
Resp 
Notes 
Complete. 
_ 
10 
Move Electronic Files/Design Journal 
)( 
~-f 
1~.IOfO' 
~ 
11 
Update Product Specification Files 
Y 
KJ 
(.3,/0.DO 
~ 
12 
Update Approved/Preliminary Dwg PDF Files 
Y 
KJ 
I?(O.~ 
CW 
13 
Update Document Record (DR) 
N 
'- 
14 
Update Product Development Summary 
N 
15 
Update aSI 021 and/or STC Approval List 
N 
16 
Create/Update Parts / STC Database 
N 
17 
Update / Verify ARC Database 
N 
18 
Create / Update Change Record Form /ltem Card Database 
N 
19 
Create / Update PPP's 
N 
20 
Red Decals required? 
N 
21 
Update Document Control Database / Laminated Dwgs 
fI4 
•• 
22 
Update Grey Project / Electronic Binder PDF Files 
Y 
KJ 
1').J." ,..,q ~ 
23 
Update D-PartlM-Drawing/DSIIDEO Master Binders 
Y 
KJ 
\'3, fo ,/JOt 
..~ 
24 
Manufacturing Licensing Agreement Update 
N 
e..-- 


Description 
I Action: 


-Update paperwork for kits in stock (remove 0350-567 Rev. 0, ICA-D350-567 Rev. 1, DSI 9590 Rev. C and replace with 0350-567 Rev. E, ICA-D350-567 Rev. 2, 
DSI 9590 Rev. D) 


-Provide replacement window and seal, 0350-567 Rev. 0 and ICA-D350-567 Rev. 2 to American Eurocopter 


ECN Verified & Complete: 
_ 
Date: 


H:\Forms\Engineeringlapproved online eng\ECNrevW.xls 


